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Message Text 



UNCLASSIFIED 

PAGE 01 ABIDJA 06580 160919Z 
21 

ACTION AID-59 

INFO OCT-01 AF-05 ISO-OO IGA-02 EB-05 L-03 DRC-01 RSC-01 
/077 W 

089863 

R 151029Z AUG 74 
FM AMEMBASSY ABIDJAN 
TO SECSTATE WASHDC 9858 
AMEMBASSY NIAMEY 
INFO AMEMBASSY COTONOU 

UNCLAS ABIDJAN 6580 

E.O. 11652: N/A 

SUBJ: COTONOU BRIDGE/DAM LOAN 625-W-009 
REF: STATE 168191 

1. RE REFTEL, REDSO/WA INFORMED AFDB OF INCREASED AMOUNT 
OF AID CREDIT IMMEDIATELY FOLLOWING RECEIPT OF AIDAV 
CABLE OF ADVISE ON JUNE 27. 

2. AS REPORTED IN REDSO/WA STATUS REPORT NO 20 PAGE 101, 

THE DAHOMEANS ARE NOT IN ACCORD WITH THE PREQUALIFICATION 
PROCEDURE USED BY S&T AND SAY THEY CANNOT APPROVE THE 
FIRMS RECOMMENDED FOR PREQUALIFICATION UNTIL THEY KNOW WHAT 
CRITERIA WAS USED BY S&T IN SELECTING CERTAIN FIRMS AND 
NOT SELECTING OTHERS. 

3. RE REFTEL PARA 2 (C), REQUEST AID/W CONTACT SANDERS 
AND THOMAS BY TELEPHONE TO DETERMINE WHEN ALL PLANS. 
SPECIFICATIONS AND BID DOCUMENTS WILL BE DELIVERED TO THE 
AFRICAN DEVELOPMENT BANK. THE BANK INSISTS ON REVIEWING 
THESE DOCUMENTS BEFORE SENDING AN APPRAISAL MISSION TO 
DAHOMEY TO CONCLUDE FINAL NEGOTIATION FOR THE BANKS 
LOAN TO THE DAHOMEAN GOVERNMENT. 

4. LOAN AGREEMENT NEGOTIATIONS WITH MRGD REPS WERE 
UNCLASSIFIED 

UNCLASSIFIED 
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CONCLUDED ON AUGUST 9 AND REDSO/WA PLANS TO DELIVER FINAL 
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VERSION TO AMERICAN EMBASSY COTONOU AUGUST 19 SO THAT 
LOAN AGREEMENT CAN BE SIGNED ASAP. 

SMITH 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: BRIDGES (STRUCTURES), DAMS 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 15 AUG 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974ABIDJA06580 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740225-0950 
From: ABIDJAN 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740846/aaaabnby.tel 

Line Count: 64 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: STATE 168191 

Review Action: RELEASED, APPROVED 

Review Authority: martinjw 

Review Comment: n/a 

Review Content Flags: 

Review Date: 1 1 MAR 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <1 1 MAR 2002 by reddocgw>; APPROVED <23 JAN 2003 by martinjw> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: COTONOU BRIDGE/DAM LOAN 625-W-009 
TAGS: EAID, EFIN, EWWT, IV, AFDB 
To: STATE NIAMEY 
Type: TE 
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